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This SUPPLEMEOTAL AGREEMENT entered into this 9 March I96I between the 
UNITED STATES OF AMERICA (hereinafter called ”the Government ” ) . renregented hv^thg 
Contracting Offic er executing this Agreement and | 

(hereinafter called "the Contractor*' ) , ' 


25X1 

25X1 


25X1 

25X1 


WITNESSETH: 

VJHERSAS, there exists between the parties hereto a Basic Agreement known and 
designated as Contract No, 04-6-12519-8 entered into effective as of the 26th day 
of June 1958, which is hereinafter referred to as the Contract; and 

WHEREAS, the Contract calls for the delivery of a quantity of RS-I6C Radio 
Sets; and 

WHEREAS, the Government desires certain changes in Specifications which will 
result in a change in the design of the equipment ordered under the Contract, 


NOW THEREFORE, the parties hereto agree as follows: 

^ 1. The RS-I6C Specifications shall be amended to include the changes set 

in Attachment A of Contractor’s letter dated July 7, i960, incorporated by 
i^rerence herein and made a paa*t hereof. 

2, As a resiilt of the above, the unit price set forth for Item 2 of subject ’ 

contract shall be increased from $10,166,90 to $11,900.00 with a corresponding increase ; 
in the extended amount from $101,669-00 to $119,000.00, subject to Price Redetermination. ' 

'] 

3. Complete delivery \mder this contract shall be extended to I5 May 196I. 

By reason of the foregoing, the toteil contract consideration is hereby increased 
by Seventeen Thousand Three Hundred Thirty-One Dollars and No Cents ($17,331,00) ! 

from One Hundred Thirty Thousand Five Hundred Ninety Five Dollars and No Cents 
($130,595*00) to One Hundred Forty Seven Thousand Nine Hundred Twenty-Six Dollars and 
No Cents ($14-7,926.00), subject to Provision 39 of the Contract. 


All other terms and conditions of subject contract shall remain as originally 
widiten. 

The parties hereto have executed this Supplemental Agreement No. 4- effective as 
of"^he date first above written. 


THE UNIIPED STATES OF AMERICA 
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